Approved^ For Release-200-2/09/03 : CIA-RDP63-A6313A000500080028-9 


NRO REVIEW COMPLETED 


25X1 

Copy ~7V 

21 May 1963 


Activity Program 

oxc-63-6 

project Officer: 

REFERENCE : Memo to DD/R from AD/OS A, Sub j ; Recommendatiox . 
for OXCART Camera Procurement/ 

( Attached ) 


25X1 

25X1 


1. Purpose - To initiate action to procure glass blanks and other 
long lead time items for the fifth and sixth Perkin 
Elmer cameras } and. to authorise production of the 
fourth Perkin Elmer camera ^ since the glass elements 
for this camera are already on order . 


2. Description of work or servi.ce repaired: 


3. 


4 . 


kmc following Perkin Elmer camera and long lead time items 
are required at this time: 

Continue work on Perkin Elmer 
Camera #4 

Long lead items - 
Glass Blanks for Perkin 
Elmer cameras -//'5 and : //6 


Expected additional or related work will occur in Fiscal Year 
1964 as follows : 


Completion of camera #4 
Additional hardware cameras #5 & 
Completion of Cameras #5 & 7/6 

TOTAL 


Total estimated cost. 


TOTAL 


FY 1963 
FY 3-964 
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5 . Source of funds: 

Funds are not available for this procurement from the 
CIA program, and therefore must be requested from the D/NRO. 


SIGNED 

C/B&F/03A 



6 . Delivery schedule or period of performance. 

The fourth Perkin Elmer camera can be delivered in 10-12 
months. The fifth camera - 12-15 months and the sixth camera 

13-16 months. 

7 . Remarks . None 

8 . Signature of Requester: 

4*- 




JOHN PARAN . 
•D/TECH/OSA 
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